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BILL NO. S-82-12- 




SPECIAL ORDINANCE NO. S- 




AN ORDINANCE approving Change Order 
No. 1, Sewer Resolution No. 363-82, 
Terminal Ponds & Sludge Lagoons, 
in connection with the Board of Public Works. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That Change Order No. 1, Sewer Resolution 
No. 363-82, Terminal Ponds & Sludge Lagoons, Federal Emergency 
Management Damage Survey Report No. 042049, with T-G Excavating, 
Inc., in connection with the Board of Public Works, for: 


the addition to the existing contract 
covering the excavation of two sections of 18 
inch sewer, thereby re-establishing the 
proper flow characteristics; 


involving a net increase in the amount of Nine Thousand Seven 
Hundred Ninety and No/100 Dollars ($9,790.00), all as more 
particularly set forth in the specifications, and which is on 
file with the Office of the Board of Public Works, and is by 
reference incorporated herein, made a part hereof and is hereby 
in all things ratified, confirmed and approved. 


SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 
approval by the Mayor. 



Coun cilmember 


APPROVED AS TO FORM 
AND LEGALITY 














Read the fi.rs£. tiiqe i 
seconded by and du. 

by title and referred to the Committee 
Plan Commission for recommendation) and 


in full and on motion by 






the second time 

_(and vthe City 

be held a^ter 


due legal notice, at the^jC^urttril~'Chamtiers, d.ty-^Coarrby-- Buildingr-Fort Wayne, 
Indiana, on____ , the " _ day Q f 




• M.,E.S.T. 


CHARLES W. WE5TERMAN - CITY CLERK 


Read the third %/t^ in full and on motion by 
seconded by_ 


passage. PASSED (LOST ) by the following vote: 


and duly adopted, pldbed on its 


TOTAL VOTES 

BRADBURY 

BURNS 

eisbart 

GiaQUINTA 

SCHMIDT 

SCHOMBURG 

SCRUGGS 

STIER 
TALARICO 

DATE: 


AYES 

JL 


ABSTAINED 




/-/fAA 


CHARLES W. WESTERMAN - CITYCLERK' 
Passed and adopted by the Common Council of the City of Fort Wayne, 

.CaP PRQRRL ATJQN ) ORDINANCE ( RE SOLI 

on the //aa& 


_day of 



CHARLES W. WESTERNAN - CITY CLERK PRESIDIOS OFFICER 

Presented by me to the Mayor/of the City of Fort Wayne, Indiana, on 
_day of Jz2:zU^^y_ , 19 AA . at the hour of 


/f_ /;&£) o 'cteok (Q- .M^E.S.T. 


Approved and signed by me this _ 

19 %3 / at the hour of_3_o'clock 


CHARLES W. WESTERMAN 

) 4't (k d ay of_ \\. 


CITY CLERK 


JL 


of 

_.M. ,E.sJt. 


WIN MOSES, JR. -f MAY 















































































AUTHORIZATION FOR?-! 

Group 6B - Resolution No. 34,3 "?£- 7 

.PROJECT: Terminal Ponds & Sludge Lagoons _ ~ CHANGE ORDER NO. 1 


DATE: September 27, 1982 


PAGE 1 OF 2 


CONTRACTOR: T-G EXCAVATING, INC.- 


COST BREAKDOWN 

Item No. 

L- Quantity 

Description 

Unit Price 

Increase 

Decrease 

1. 150± LF 

Add DSR No. 042049 




18”, RCP, .Excavate.& relay to grade 

2. 32± CY 

Stone Bedding 




3. 1± EA 

Pumping During Construction 





LUMP SUM TOTAL 


$9,'790.00 

For DSR No. 
04204Q 
































Original Contract Price 


TOTAL INCREASE 


TOTAL DECREASE' 


TOTAL CHANGE ORDER AMOUNT^ 
$360,585.83■ . 


$9,790.00 

0 

$9,790.00 


Adjusted Contract Price prior to this Change Order_ None _ 

New Adjusted Contract Price, including this Change Order $370,375.83 


The above project is inereased/toooc&aoeoc "by the above amount of $ 9,790.00 _ 

and the calendar days for total project completion including this change order is 
increased/decreased by _Q_ days. 


APPROVED BY: 
Contractor: 
Engineer: 



Title: ' Date: 

Title: fbj. ate: /<9Z 

Title i Bl. oj & Date: y— 


Owner: 
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Group 6 B- Resolution 363-82 

PROJECT : Terminal Ponds and Sludge Lagoons CHANGE ORDER HO. 

PAGE_ 2 OF 2 _ 

ITEM: • 

Justification: Add to existing contract for rehabilitation of the sludge laoonns. 
DSR No. 042049 which was written on September 8, 1982, 

The work covers the excavation of two sections of 18-inch sewer that has settled, 

causing surcharging in those sections. The sewer will be raised back to grade 

to re-establish its flow characteristics. 


EFFECT ON OVERALL PROJECT: Scope & Operation, Maintenance 
This repair work will insure the.properi-flow rharar±Pri«Lticc of the 18-inch 

sewer so that high amounts of solids are not dppositpd in thp cotton sections 

This work will reduce the frequency of cleaning that, would nthp^co ho 

necessary. ' 


/98Z. Pro W+. 


































BILL NO. S~82-12-29 ____ 

REPORT OF THE COMMITTEE QN CITY UTILITIES _ 

WE, YOUR COMMITTEE ON CITY UTILITIES _TO WHOM WAS REFERRED AN 

ORDINANCE approving Change Order No. 1, Sewer Resolution No. 363 -82 
Terminal Ponds & Sludge Lagoons, in connection with the Board of 
Public Works 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG LEAVE TO REPORT 
BACK TO THE COMMON COUNCIL THAT SAID ORDINANCE PASS. 



DAT 


,w..i iAN, CilY CL . 



























Title. OF .ordinance Change Order #1, Sewe» Rev ;-3b-62y Temlnal-Ponds"Vsiudoe -L,^ 

department requesting ordinance Board of Pubi-ic works — / \ 

SYNOPSIS OF ORDINANCE '' jj • ~ ~ ~ ~ ~ ~ --—— 


AddJo existing contract for rehabilitation of the sludce • 


, . ------------ v-uuoiny bur- 

flow characteristics-. Contractor is T«G Excavating, Inc. 



effect OF PASSAGE___Thi£^n21^insure^the^proper^f^ow^character^cs~of~thT^8~Tnch”sewer~so^ 

V'OrJi ir* /-x 4- U ~ .C - _ ~ " — — - -——,_ 


•.-— Ce the f requency of cleaning that would otherwise be necessary 

EFFECT OF NON-PASSAGE 



















































































